ಕರ್ನಾಟಿಕ ವಿಧಾನ ಪರಿಷತ್ತು 


ಚುಕ್ಕೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ : 1047 

ಸಂಖ್ಯೆ 

ಮಾನ್ಯ ಸದಸ್ಯರ ಕೆಸರು : ಶ್ರೀ ಆರ್‌.ಬಿ.ತಿಮ್ಕಾಪೂರ 
(ವಿಧಾನಹಭೌಯಿಂದ ಚುನಾಯಿತರಾದವರು 

ಉತ್ತರಿಸುವ ದಿನಾಂಕ : 22/12/2021. 

ಉತ್ತರಿಸುವ ಸಚಿವರು : ಮಾನ್ಯ ಲೋಕೋಪಯೋಗಿ ಸಚಿವರು, 

| ಕ್ರ.ಸ ಪ್ರಶ್ನೆ °° ಉತ್ತರ |] 

Fe) Tಾಣೋಪಪನನ ಇವಾಪಾಹಾ ಇನ ತಾನನ ಇವಾಷಷಾ್‌ ಎನ 


ಎರಡು ವರ್ಷಗಳಲ್ಲಿ ಮುಖ್ಯ | ವರ್ಷಗಳಲ್ಲಿ ಮುಖ್ಯಮಂತ್ರಿಗಳು ಸೇರಿದಂತೆ 
ಮಂತ್ರಿಗಳು ಸೇರಿದಂತೆ ಮಂತ್ರಿಗಳು, | ಮಂತ್ರಿಗಳು ಗಣ್ಯರು ವಾಸವಿರುವ ಕಟ್ಟಿಡಗಳ 
ಗಣ್ಯರು ವಾಸವಿರುವ ಕಟ್ಟಿಡಗಳ | ಮರುವಿನ್ಯಾಸ ಹಾಗೂ ದುರಸ್ತಿಗಾಗಿ ವ್ಯಯಿಸಿದ | 
ಮರುವಿನ್ಯಾ ಸ ಹಾಗೂ ದುರಸ್ತಿಗಾಗಿ| ಹಣ ಮತ್ತು ಕೈಗೊಂಡ ಕಾಮಗಾರಿಯ | 
ವ್ಯಯಿಸಿದ ಹಣವೆಷ್ಟು; ಕೈಗೊಳ್ಳಲಾದ | ವಿವರವನ್ನು ಅನುಬಂಧದಲ್ಲಿ ಸಲ್ಲಿಸಲಾಗಿದೆ 


ಕಾಮಗಾರಿ ವಿವರಗಳೇನು; 


ಆ) 


ಗಣ್ಯರು ವಾಸವಿರುವ `ಈ ಮಾನ್ಯ ಸಚಿವರು/ಮಂತ್ರಗ್‌ ತೂ ಮಾಡೆ 
ವಸತಿಗೃಹಗಳನ್ನು ಈವರೆಗೆ ಎಷ್ಟು ಸಲ | ಗಣ್ಯರು ವಾಸ ವಿರುವ ವಸತಿಗೃಹಗಳ | 
ನವೀಕರಿಸಲಾಗಿದೆ: ಅತಿಯಾದ | ದುರಸ್ತಿ/ನವೀಕರಣ ಕಾಮಗಾರಿಗಳನ್ನು | 
ನವೀಕರಣದಿಂದ ಸಾರ್ವಜನಿಕರ ಹಣ | ಕೈಗೊಂಡಿದ್ದು, ಅನಗತ್ಯ ಯಾವುದೇ 
ಪೋಲಗುತ್ತಿರುವುದು ಸರ್ಕಾರದ | ಕಾಮಗಾರಿಯನ್ನು ನಿರ್ವಹಿಸಿರುವುದಿಲ್ಲ. 

ಗಮನಕ್ಕೆ ಬಂದಿಲ್ಲವೇ? 


ಸಂಖ್ಯೆ: ಲೋಇ 60 ಬಿಎಲ್‌ಕ್ಯೂ 2021. 


(ಸಿ.ಸಿ ಪಾಟೀಲ್‌) 
ಲೋಕೋಪಯೋಗಿ ಸಚವರು. 
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Race view 
building 


Race View 
Cottage 


KHB-2 at 
cresent road 
Bangalore 


Kumara Krupa- 
1 (South) 
2033-20 Minister 
Quarters 


Vidhanasoudha 


wr FN improvements and repairs works, water proofing, water supply and sanitary 
works at Residence of Hon'ble minister Race view building at Race course road, Bangalore 
2)Providing Improvements and repair works, water supply and sanitary works, replacement 4. 
of motor starter incluing pipe line and painting work for the residence honble minister for Was. 

[| 
sanitary water supply fitting doors windows repairs, aluminium partition and other] 3909 Shivaraj 
improvements to KHB-2 at cresent road Bangalore 
Providng painting polishing, water proofing, floor cleaning pest control and other allied 
works to Hon'ble Minister residence KHB-4 at R C Road, Bangaloreq 14.98 |Vinyasa Constructions 


revenu, race view building at race cours road, Bangalore 

1)Providing Painting to compound wall at Kumara Krupa-1 ( South ) Ministers quarters at 

KK Road, Bangalore,2)Providing and fixing of flooring for bed rooms and other 

improvments works for KK-1( South ) Minister quarters at KK Road, BangaloreBangalore 

Kumara krupa road govt minister quarters KK South-1 building3)Providing and fixing of 

wardrob and other improvements works in Kumara Krupa South -1 ministers quarters in KK 

Road, BangaloreProviding improvements and repairs to Home office Back KK South -1 

Ministers quarters at KK Road, Bangalore4)Providing Painting and Improvements to| 29.40 Satish C 
cowshed servent quarters at Kumara Krupa-1 (South) Minister Quarters at Kumara Krupa 

Road Bangalore 5)Providing Construction of pantry repairs to Visitors toilet at Kumara 


M/S Vinyas 
Constructions 


Providing inside and out side painting, polishing kichen Renovation cabinets, toilets 
renovation, sanitary water supply fitting doors , windows repairs, wooden parition, UPVC 
partition flesh doors, hardwares and other allied works to Race View Cottage at Race 


Course Road, Bangalore 
Providing inside and outside painting, polishing ward roobe repairs toilets renovation, 


Krupa-1 (South) Minister Quarters at Kumara Krupa Road Bangalore 6)Providing Painting 
and Improvements to cowshed servent quarters at Kumara Krupa-1 (South) Minister 
Quarters at Kumara Krupa Road Bangalore 
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No.31 Sankey [Providing water proofing, garbage tank, Sanitary pipe line and other works to quarters 2150 
2019-20 ೯೦೩ರ, No.31 Sankey road, Bangalore 
KK-1 (South) at 


Providing inside and outside painting polishing ward robe repairs toilets renovation sanitary 
Cresent road 
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water supply fitting doors windows repairs aluminium partition and other improvements to| 16.00 
KK-1 (South) at Cresent road Bangalore 
1)Providing improvements and laying of concrete tiles for rear side and walking track at KK 
S (3) ministers quarters at K K Road, Bangalore2)Providing Painting to compound wall and 
repairs to servant quarters at KK South 3 ministers quarters at K K Road, 
Bangalore3)Providing and fixing of ward robe wooden flooring and other improvement 
works for KK South (3) Ministers quarters at KK Road, Bangalore 


2020-21 


KK South (3) 
Ministers 
quarters 


2020-21 


KHB-4at RC 
Road 


Providing painting polishing water proofing floor cleaning pest control and other allied 
works to Hon'ble minister residence KHB-4 at R C Road Bangalore 
providing improvement and repair works to ministers Quarters KK-2 (South) including 
painting to internal ceiling and wall surface melamine polishing wardrobe painting, Sanitary 
water suplly fittings Glazed tiles cleaning aluminium partition carpet, First floor toilets 
Renovation wall Paneling Kerb stones, painting of external wall, compound walls, staff 
quarters and Devolping new walking track Gandhi Bhavan Kumara Krupa Road, Bangalore. 


14.98 | Vinyas Constructions 


Ramachandra 
41.00 


Sukrutha Builders 


i 


Gandhi Bhavan 
Kumara Krupa 
Road, 


KK-2 (south) at 

2020-21 Cresent road, 
Bangalore 
KHB -3 at 

2020-21 crescent road 
Bangalore 
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providing Painting polishing wardrobe repairs fitting doors and windows and other 
improvements to KK-2 (south) at Cresent road, Bangalore 


Providing inside and outside painting, polishing wardrobe, repairs toilet renovation, 
sanitary water supply fitting's doors, window repairs, aluminum partition and other 
improvements to KHB -3 at crescent road Bangalore 


race view Providing Renovation of Police security cabins chowky repairs alterations wire cut Brick 
compound |masonry stainless steel railings, truss works, toilets renovation, PVC tank and other allied 
2020-21 premises at works to race view compound premises at Race Course Road, Bangalore 15.89 Rajappa T M 
Race Course J 
Road 
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Race View 
Cottage at Race 
Course Road, 
Bangalore 


Race View 
Cottage at 
Race Course 


Race View 
ilding at Race 
2020-21 |B'ding 
Course road, 
Bangalore 
No 31 of 
2020-21 Sankey Road, 
Bangalore 
"CAUVERY" at 
2021-2022 Kumara Krupa 
Rಂa೩dೆ, 
Bangalore 


WW 2021-2022 | 8-8.ದಕ್ಷಿಣ-2ರ 
KHB -2 at 

2021-2022 | Crescent road 
Bangalore. 


K K-1 (South) at 
2021-2022 | Crescent Road, 
Bangalore 


Providing inside and out side painting, polishing kichen Renovation cabinets, toilets 
renovation, sanitary water supply fitting doors , windows repairs, wooden parition, UPVC 
partition flesh doors, hardwares and other allied works to Race View Cottage at Race 
Course Road, Bangalore 


Providing Tiles flooring polycorbonate sheet roofing meeting hall , repairs renovation of 
survant quarters General toilets kerb stone chain link mesh grills inspection chamber 
manhols repairs fountain, sump tank repairs, plastering and other allied works, in the 
premises of Race View Cottage at Race Course Road, Bangalore 


Providing Painting, Polishing, Toilets Renovation Staff quarters, meta colour roofing sheets, 


modular kitchen cabinets, garage poly corbonate sheet roofing work station, chairs, 
storage units to Home office and other allied works to Race View Building at Race Course 
road, Bangalore 


Replacing the Damaged Basanth Beton tiles and restoring the Home office and other allied 
works at quarter No 31 of Sankey Road, Bangalore 


Providing painting, Polishing, toilet renovation, Vitrified tiles flooring lift lourge vinyal 
flooring Sanitary water supply fitting polycarbonate sheet roofing clearing of glazed tiles 
and kitchen repairs and other works hon'ble Minister Residence "CAUVERY" at Kumara 
Krupa Road, Bangalore 


Providing inside and out side painting, polishing ward robe repairs toilets renovation, 
Sanitary woter supply, fitting doors windows repairs aluminium partition and other 
improvement to K K-1 (South) at Crescent Road, Bangalore 


ಕುಮಾರ ರಸಿಯಿಲರು Q 


'&' 


ಕಪ ಮಾನ್ಸೆ ಮತ್ತು 
ಶ್ರೀ.ಕೆ.ಎಸ್‌.ಈಶ್ವರಪ್ಪರವರ ಅಧಿಕೃತ ನಿವಾಸ ಕೆ.ಕೆ.ದಕ್ಷಿಣ-2ರ ಕಟ್ಟಡ ನಿರ್ವಹಣೆ ಮತ್ತು ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿ 


Providing wardrobes, nylon nets coslapsible gate & other allied works at hon'ble Minister’ 
residance KHB -2 at Crescent road Bangalore. 
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Rajappa TM 


Sukrutha Builders 


Sukrutha Builders 


Vaibhav Constructions 


Sukruth Builders 


Srinivasa.C 


D.Gurunanda 


K.Channapa Raju 


Providing sanitary repairs toilet fitting Storage units clearing of glazed tiles pest control 
duringes works other allied works to hon'ble deputy ministers residance at Race course 


2021-2022 
road Bangalore. 
Race course 
2021-2022 |Qtrs at Crescent|at Crescent Road Bangalore. 


providing inside wardrobe and showcase work to the Building and other repair works to 
Honable Ministers Quarters MQ-4 at seven ministers Qtrs Sankey road Bengaluru 


Race course 
road Bangalore. 


M/s Sukrutha builders 


Sri.S.Vinay 


Construction of stone deck platform around the trees, providing kerbstone on walking track 
other allied works at Honable Ministers Quarters MQ-7 at seven ministers Qtrs Sankey 
road Bengaluru 

Construction of kitchen and storeroom ( for the public utility to kitchen) for preparing the 
food and other allied works at Honable Ministers Quarters MQ-7 at seven ministers Qtrs 
Sankey road Bengaluru 
Construction of Dinning hall, providing water purifier of 100 ltrs per hour Capacity, 
providing sink, construction of utinesel washing area and other allied works at Honable 
Ministers Quarters MQ-7 at seven ministers Qtrs Sankey road Bengaluru 


4.97 Sri.Mithun 


Sri.Srinivas 


Sri.Balachandrabhat 


Construction of trus works ,Providing chain link fencing, poly carbonate sheets grill gate 
other allied works to MQ-7 atseven ministers Qtrs Sankey road Bengaluru 


Sri.Balachandrabhat 


Providing painting to the inside building doors and windows works and other repair works 
to MQ-7 atseven ministers Qtrs Sankey road Bengaluru 
Construction of pathway(walking track) at easteren side ,kerbstone for walking track, 


Sri.shankarappa 
construction wall opposite to the gardenand other allied works to MQ-7 at seven 


Sri.Mithun 
ministers Qtrs Sankey road Bengaluru 


i tering, painti i g 
KM 2020-21 Construction of staircase, repairs to plastering, painting and other allied works at Qtrs No.B Sn seuglisy 
5 at Jaymahal Extension Bengaluru 
ena. outside painting and polishing and other allied works at Qtrs No.B-5 at Jaymahal Saba chacdrs 
Extension Bengaluru 


Sri.Subash chandra 


\ 


MQ 


7 2020-21 -7 


Providing inside painting polishing and other improvements works to Govt qtrs No. B-5 at 
Jaymahal Extension Bengaluru 


Providing repairs to plastering,easing of doors and windows and other allied works to Govt 
qtrs No. B-5 at Jaymahal Extension Bengaluru 

Providing mosquito mesh to all openings likes windows, ventilaters, cleaning of open 
varandah damaged metal colours sheets for backyard, Providing sanitation to MQ-3 at 
seven ministers Qtrs Sankey road Bengaluru 
Providing tiles to public kitchen and dining hall and painting works in servant room other 
allied works to MQ-6 atseven ministers Qtrs Sankey road Bengaluru 


Providing fabricating visitors shelter truss other civil works to MQ-6 at seven ministers 
2020-21 6 
Qtrs Sankey road Bengaluru 


Providing internal and external painting polishing to doors and windows furniture and 


other improvements works to Govt qtrs No. A-2 at Jaymahal Extension Bengaluru Sri.C Shashi 


Providing inside painting and other improvements works to Govt qtrs No. B-2 at Jaymahal 
2020-21 B-2 ‘ng pe Pp q Y Sri.Shivaraj 
Extension Bengaluru 
Providing kitchen cabinets to sevents quarters and other improvements works to Govt at 
2020-21 B-2 es | q P kine 2.1 Sri.Subash chandra 
No. B-1 at Jaymahal Extension Bengaluru 


Sri.Subash chandra 


Joe 


Sri.C V nagraj 


Providing work station ,wardrobe,kitchen baskets and other improvements works to Govt | | 
16 2020-21 B-1 Sri.C Shashi 
qtrs No. B-1 at Jaymahal Extension Bengaluru 
Providing alluminuam partion wardrobe and other improvements works to Govt qtrs No. B _ 
R Sri.Subash chandra 
1 at Jaymahal Extension Bengaluru 
Providing kitchen baskets and other improvements works to Govt qtrs No. B-1 at Jaymahal | 
Sri.Subash chandra 
Extension Bengaluru 


Page 5 


